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E.O. 11652: N/A 

TAGS:ASEC 

SUBJECT: ARMORING PROJECT IRAN 

REF: BEIRUT 8725 

1. SY/FO CONCURS WITH RTC PROPOSAL IN REFTEL PARA 2. RECOM- 
MEND RTC COORDINATE TRAVEL PLANS WITH RSO TEHRAN. 

2. CM1 TRAHAN TENTATIVELY SCHEDULED TO ARRIVE TEHRAN 26 
JULY. IF RTC TEAM ARRIVES PRIOR TO THIS DATE. ALUMINUM IN- 
STALLATION CAN BE STARTED. LEXAN INSTALLATION CAN BEGIN 
WITH TRAHAN'S ARRIVAL. 

3. WILL ADVISE ETA OF MATERIALS AND SUPPLIES WHEN INFO BE- 
COMES AVAILABLE. INGERSOLL 
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